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Area Expansion of 



Micro -Min 


Soon 


1. In 1966, the converted their old con- 

ference room into a "c kanroaii^tobe devoted to the design, development , 
and uianufacturo of miniature hybrid circuits. In the early years , most 
of the effort was placed <m the development and standardization of a 
technique. This effort was carried out by a staff of one Electronic 
Engineer and one Assembler. 

2. Today this technique ha# long been established and the processes 
standardised. The micro-min facility cam now process 5,000 circuit module 
units per year and design and lay out 100 new circuit types per year. The 
staff now assigned to this activity ia one Electronic Engineer , one Elec- 
tronic Technician, one Co-op student, and three Precision Assemblers* 

3. Onfortunately , growth in staff and productivity usually requires 
growth in facility and this is no exception* The present facility is in- 
adequate, inefficient, and uncorafoi v table to work in* iicsas of the features 
urgently needed, and what area expansion will provide, are: 

a. Relief for the extremely crowded conditions that presently 
exist. 

b. Accommodations for the increased workload and allowances 
for further increases. 

c. More work stations. This will allow processing more micro- 
modules said module types at one time. 

4. Better arrangement of work stations for improved efficiency 
and comfort. 

e. A permanent dark roan. The present on# is a makeshift affair 
utilising Product Engineering Branch's conformal coating and encapsu- 
lation room. 

f. Allowance for automated test equipment (already on hand) for 
testing integrated circuits incorporated into hybrid circuitry. 


g. Allowance for new equipment and technique as the State-of-the 
Art develops. 
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4. ilia construction of the double deck vault adjacent to the CCD 
laboratory building is scheduled to begin this suiamar. This construction 
includes a $10,000.00 allowance for additional and ova raise footings for 
future construction of the micro-min expansion area (See attachment 1). 

5. Micro-min exoansior^r^^be gained by the construction of a 

double deck annex to (See Attachment 2). This annex, which 

will create 420 squar^teei^J^T^or space per deck, will fill the void 
between the new vault and the existing building. The upper deck will be 
available to the Special Programs Center for additional laboratory apace. 

6. The Engineering Division has estimated the coat to be $25,000. 
They have also proposed that they perform the A&E, let the contracts, and 
monitor construction. 
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7. We are, therefore, repeating that you give ngggiderafcioR in the 
FY-73 OC Real Estate and Construction Program for thsj^^^^icro-Min area 
expansion. v?e will appreciate being kept advised of any action you take 
relating to this request, if you require additional information relaein 
to specifi^tecto^a^requiresaents, you may contact Mr 


trative details of this request 


At Headquarters, you may contact 
Id you require information relative to the ad/ninis- 
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Att Is OC-M71-090 
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Micro-Min Expansion 
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